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ISTRODUCTIOH 


Purpose 

The    Public    ImprovenientG    Program    of    Seliia  :»    by 

which    the    capital    improvements    budget    is    estal.  I; 

assfemblas    a     :ist    of    all    public    improveioents    which    vlU     ba 
Tisadsd    by    thi?.    city    in    the    next    tv/enty    year    period    as    recom- 
tEanded    in    the    City    ,3    physical    developmant    plans    and    it 
establishes    i<.    priority    schedule    for    eoich    improvement    accorciirg 
•io    relative    urgency    or    need. 


t-aprovementB 

Ths  pub-.ic  iiQprovements  scheduled  in  this  report  we-e 
taken  Eroai  proposals  stated  in  the  City's  Hoi  ghborhood 
Analysis  Study,  Ybe  Lend  'Jse  Survey  and  Analysis  Study,  JCha 
'Thoroughfare  Plan,  the  Land  Ds".  elopmeac  Plan,  and  The 


Coamur-lty  Facilit-ie';  P lav-. 
ofeiciala  feit  vie - 
any  of  the  aliove 


Imp'-r'vemeTit s  which  the  city 
ot  contained  Ln 
c  Incorporate!. 


Scheduling 

In  order  to  retain  fieKibliity  la  the  a<:inlnlstTatlo.i  :f  the 
program,  impr-ovemisnts  In  this  report  have  been  scheduled  It 
five  fiscal  periods  during  the  next  twenty  yesrs.   The  firvt 
three  pariodi?  wilt  be  for  two  yaars  each,  extending  from  Jiiy  1, 
1967  to  June  30,  1973.   The  improvemenis  listed  in  these  thiree 
fiscal  periods  should  forui  the  nticlsud  of  all  Improvements 
scheduled  in  Salma's  Capital  Improvemaats  Budget,  when  fomula- 
tsd.   The  laut  two  fiscal  periods  of  saven  years  e.'ich  will 
er^tend  from  July  I,  1973  to  Juna  30,  iOS?, 


The  Pjblic  li'provameats  Program  and  tha  Capital  Inprovemrinr  3 
^^dgs^ 

As  prev'.ouely  mentioned,  the  public  ImprovementB  pr 
acts  as  a  guidG  iii  the  development  of  the  cepital  Improv 
budg'!'".o  Si.m_}ly  stated,  the  function  of  the  publii:  lapro 
reants  prograia  is  ?o  establish  a  priority  for  each  of  the 
improvements  projects  according  to  needs  justify  this  pr 
and  set  up  a  general  scheme  of  Implemgntation,.  The  cap! 
iffiprovernents  budget  takes  this  list  of  improve  :'et 
how  much  eac'i  item  will  cost:  and  ho*"  each  is  t  an 
In  the  capltcvl  Ittprovements  budget  the  scheduii.-t,  j-.^^os 
isfii:ed  to  t!ie  point:  where  aach  improv  scient  ii  scheduled 
be  accoA-npllsi.  ad  in  a  specific  fiscal  y3£r. 
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Advantages    of    a    Public    lujrov' rD':iits    Program   and    a    Capltt  ] 
I'jprovement:  3   f JJ iii;_3_£ 

A    long    ransr.-    public    impro  v  sine  li  s    .  japiiiel 

improvements  buUg 't.  p':-o%'i.d(iE  che  f  ol  1  ot  :1  r:  j  ao  va  ni;a|jes  r.c  ti  .: 
taxpayers,  to  buDlvja£9  and  irijustrlsl  managers  and  to  pihl'c 
osTf  iciais , 

1,  Aids    tilt;    City    it;    c  ta  li  i  .' ialng    the    eoonomtc    cllpi^  te 
by    belpiug    investors,    l jsiness    and    industrial 
sitinagers    and    hoiiia    ovner-s    to    gauge    I'.he    future   more 
acciirii  te  ly .  with    respect    ts    the    physical    develop- 
ment   of    Che    Cl£y   ?.nd    the    finarciai    obllgstions 
entaiis^l    by     luch    developments: 

2,  ?roviiief;    a    mep.ns    of    assuring    that    the    pircjectii    v  1 '.  J 
be    carri.jd    out    in    acccfdance   vith    both    predetern^lnc-.d 
prlciittes    of    need    and    the    community    s    ability    to 
pay    fci:    '■hem, 

3,  Protects  the  Ciiry  egali>st  the  Influence  of  wel'..» 
snearing  groups  aeaklwg  to  advr.nce  some  interesi- 1 
Irrespective    of    thr;    needs    of    the    City    as    a   whole. 

4,  Enable?    •■eavireri    bor.d    issue!*    and    necessary    tax 
inccne    a  !  ]  ■■-,    to    be    forefseen    and    provislorie    be 
made    for                       complisamant « 

5,  i'erir.its    coordination    of    the    City    program   with   i>th.?r 
govfriiaentr.  I    agencies,    and    places    the    various    '..t- 
partmentiB    of    the    City    in   a    better    position    to 
prograT.   and    coordlr.ate    their    constructior.   acti"5.  tl t'.a 
and    operations    and    to    program    the    procurement    ui    na J t r 
items    of    equipmen'io 

6,  T^engthens    f.he    paricd    available    for    the    proper    '.  tc^.ol -;  j1 
design    of    commTjnity    faclli!;ies, 

7,  Pers^ts    ;ho.    advancfc    acqulsxticn    of    real    estate    re-:de(l 
for    iEprovemants    by    purchase    in    •    favorable   ma-tei:    o'' 
tLe    rete  ition    of    tax    dslinqiievit    land    or    unused    Cluy 
p;rofer£y    foi'    thssc    i.iiproyair.ant6  ^ 

3.       Prosidoa    the    taxpayer    -Jith    a    clearer    picture    o  :"    whet 
srrvlres    ^e    is    :<:acclvlng    for    his    taK    dollar    anit    hatp'J 
pravtda    lim  wich    irif^mation    on    tl;e    total    need';    of 
Cfce    Cizy    ?o    thai,    hi;    msy    vote    int e Higeni; ly    on    bond 

i  r  St  «  q 

<5 ,   i.aBtl-,  tf  public  improvamenf.s  program-,  prepared  in 
advcnce  ind  glvot;  proper  pMbiiclty.,  serves  to  fcsti-r 
civic  p;/lde,  inipire9  public  cotifldence  in  tbs  orderly 

P"oc.'Mis  cf  City  ?  o'.:  ernoieni:  and  escou'-ag'S?'.  par':'.c  1  pj  t  lor 
by  c:.tiz&a!i    in  ci.vic  affsirSr 


7he  Public  lip rovcmer.ts  Progtau  Must  be  Fl 


;  n  t  :■  7. -jc  u  s 


The  ace  oape '.lying  list  of  public  improvements  recomtrer  i  sd 
in  this  report,  for  the  iwenty  yaar  period  extending  from 
ju\y  i,  ■!.967  through  tc  .Tune  30,  ?.987,  niust,  of  necessity, 
be  CJexibiei   Beyond  the.-  firtt  «ii>:  year  period,  nany  of  tl:  r 
ijr.prov€tnar-t  3  r  ecoremeJ^dec;  and  sr  h'jdy  I  ed  in  th.i-       -   .-ll] 
require  further  study  and,  ae  yaars  pass,  char         id- 
justinents  in  schcduiing  will  be  found  desirable  o /-  eetentJ;;.. 
It  is  proposed  that  this  profram  be  reviewed  at  the  end  oi 
sach  fiscal  year  and  any  necessary  changes  be  made  accord  i  ■";  ly » 
In  this  way,  the  City  of  Selna  will  have  a  continuing  public 
v.nipr&venient s  program  and  the  benefits  of  continuing  fiscal 
planning  ^ 

Assua'ptiona  and  Limitations 

In  order  to  make  this  report  as  understandable  as  posjibis 
a  number  of  basic  assumptions  are  inade»   Soae  of  these  relar 
to  matters  over  which  the  City  has  no  control: 


Thera  V7ill  be  no  t 
no  ma  '        ?  nd  iio 
City, 


I  or  regional  depvao i io; 
aj.  catastrophe  affecting  :he 


-;-38,  Industrial  av.v.    population  trends  will  cc  t  :iue 
.:3  they  have  l-i  the  recent  past. 

State  (ind    Federal  taxation  policies  and  support  of 
local  TiCc:'  ■-'  '  - -■  '  ■     rinue  in  much  the  same  io  ;  i 
as  W2  aoK 


3  - 


E.ECOMKENDATICIHS    OF    VSEVaOUS    STUDIES 


PUBLIC  lUPROVEMEiNTS  RECOMMENDED  BY  PREVIOUS  STUDIES 
W.'ilCH  REMAIN  TO  BE  ACCOMPLISHED 


Tj£  Land  Use  Sarvey  end   Analygls  -  196; 

1,  Urban  £:;;par.sion  to  the  southwest  -  more 
econ^aicaU.y  served,  however.,  it  i   e  oe  i.ed  Co 
occur  to  the  north.   Low  ereao  and  poor  soils 
shall  Ttake  urban  development  to  the  north  of  thi:; 
city  ti;ore  expevisive^ 

2,  Any  developnsnt  east  of.    the  railroad  and  north  of 
Pslham  Streat  v^ill  have  to  be  served  with  inunlc.:.p; 
utilities  because  of  poor  soil  conditions  for  sep! 
tank  xxRQ, 

3..   Portions  of  planning  a/.-eas  U^    5,  6,  and  2  have  ;i 

majo-fty  of  srbst-'.vc'n  rd  hoTOC?  and  they  should  bo 


4,  The  5.&i:  .xju.ui.  Is  Kailroad  tracks  a  cl 
east  of  V             cntain  many  streets  that  nae^ 
to  b  i2  pa  V 

5,  The  c&ntrai  business  districi'  reeds  almost  thre^i 
times  Che  number  of  parki-  -.5  it  has  at  tbo 
present  time, 

6,  The  central  business  district  needs  a  complete 
"faci- lifting", 

7,  All  utiiity  engineering  studies  should  be  kept   p 
to-date  on  a  yearly  basis  for  maintenance  and 
future  espa'.isioTi  plans 

The  The Tcugh fare  Plan  ~  1963 

1,  laitlate  aerial  photography  and  topographic  r.appi'g 
and  eutabllsh  future  sCreet  right3»cf -way  <. 

2,  Prepare  e  datailed  thoroughfare  plan  with  accurfitc; 
streat  designation's,  &■$    to  location,,  size  rnd  t.-a(:;ic 
load  . 

3o   Sstab.i.ish  future  street  lines  on  an  official  map  inc. 
acqiil'"e  new  street  right-of-way  before  u''ban  develop" 
ment  takes  place.   The  first  right-of-way  acquisitior 
v.'ould  probably  be  the  proposed  extensio;  of  Oak  St;:eet, 
southeastward  to  Anderson  Street  to  Ir-       -  I-95„ 
The  second  acoui3it;lon  would  probably         .i:ten:ion 
of  V'ebb  Pfireet^  sovithtrard  to  Ricks  F.oad  ';  :  Iv.ferstate 
J  „  0  5  ,, 


The    Lane  Devel  o pn'.ant  P!.an  ~  1^63 

1,  Armey,  developed  urben  ai^eaa  bcyord  the  presenr. 
corpcrafe  limit:!;  and  provide  utllttles  and  othe/r 
wunl.:ip{*l  services  to  these  areaso 

2,  Provide  a  new  ai'.inicipai.  building, 

3-   Appoint  an  Urbar;  Kenswal  Stud^  o  invss  t  if,  •.  t  e 

the  feasibility  of  urslng  Urba-^  _  "it  in  df.zt 

ziox&tza    cectior.s  of  town,  ^speciaii.y  in  the  ciowr.t^v: 
area  . 

4o   Provida  an  effective  recreation  system. 

5.  Enforce  the  miniiauoi  housing  code  to  secure  the 
demolitlo."  of  vacsxit  substaaaard  structures. 

6.  Preserve  the  area  between  the  Atlantic  Coastline 

"  '  '   id  and  i'nteretate  Highway  I~95  primarily  foz 
trial  U56  end  exclude  ocher  incompatible  use?. 

G oaiEUKity  ".  _- i 9 & 6 

Administration 

i.   Employ  E  fuii-tiiae  city  trcMsurer  by  the  year  1'53'  . 

2,  Employ  e.    full-tiir.e  Has  coi  lector  by  the  year  1970. 

3,  Employ  onis  full-tins  city  clerk  in  1970  and  an 
£ddltioRal   '   ■  :r.  198C. 

4,  Employ  or._  .;   .   Ime  city  utility  meter  reader  i> 
1970  a-.ui  an  addlttoa.ii  one  in  i9S0, 


Municipal  Building 

The    city    3hcijld    continue    to    work   toward    the    constrt cS: ten 
of    J    new    structure    to    house    ittie    fcufiness    offices    of    the    ;:ity 
uiid    its    police    and    fire    sf-s.tionSo 

1,      The    nevT   municipal    building    should    ittclude   not    snly 
the   adrrilnistrat ive    offices    of    i;he    police    departmjnt 
but    an   aclGQuate    jsii    faciil!:y» 

S.      A    pro»:"3CT    slioui.d    be    established    to    provide    the    p-jstcc 
depar'viS'.'.t    vitli    misc  si  la'aeoue    ecu  iprafcr.t   as   may    b;5 
tiecessar-    .^cv    efficient    oDes-stlone.       These    Itans 


luj.ght  include  riot  gurs,  tear  gao  guns  and  finger 
printing  eqcipsaiMit . 

3,  Employ,  immediai:«i> ,  an  additional  fuil-tlme  clerl 
ar^d  radio  operator „ 

4,  Lmplcy  aa  addlui.ona  1  poii:f;m£r„ 

5,  The  c'cpartmenc  ahould  begin  Co  encourage  their 
officers  to  further  thali:  edycaticn  by  offeririg 
isalary  insreasesi  for  polica  training  complete'.!. 

6o   The  department  rhould  join  other  police  departments 
ia  the  aree  in  the  establlghment  of  a  police  firlrp 

•range. 

7„   BeElfs  iinmedlateiy  a  coTcmunity  program  of  cJiild 
education  In  such  tnattvirs  as  the  operation  and 
handling  of  bicycles  and  the  crossing  of  busy 
intersections  and  other  pedestrian  hazards. 

8.   "increase  the  ntimber  of  pacrol  cars  (Trom  two  to 
three  by  the  yeer  1985. 

9„   The  r-umber  of  police  officers  should  be  eight  iy 
1S70, 

10..   Kmplcy  e  part-time  clerk  and  radio  operator  by  1970, 

11,   Smploy  four  part-time  school  crossing  attendan.a  by 
1970  nnd  increase  this  nuwher  to  six  by  1985. 


Fire  Department 

1.  The  Eel'  muaicipel  building  should  include  complete 
fira  oration  facilities  including  quarters  for  Che 
full-time  fireorn, 

2.  Employ  a  full-tims  fireman  Immediately  and  ad  i  o^€ 
±a    1970. 

3.  The  number  of  volunteer  firamen  should  be  Im.reascd 
from  20  to  30  by  19?0  and  Co  45  by  1975. 

4.  tChe  I'-uaiber  of  priucry  pumper  trucks  should  le    lacrcr*  >«  4 
£c  two  by  1970c 

5^      The  rumber  of  reserve  pumy,    ...-.s  and  utility  ttursf. 
should  ba  Increer.ed  TroBi  one  to  two  by  1975.   This 
should  b«  accomplished  by  purchasing  a  new  yumpar 
truck  to  replace  the  older  of  the  town's  eristiag 
two  trucks.   Th«!  older  iruck  would  then  be<.ome  tSie 
Becorid  ressrvp  piiapar  tTuckc 


6,  Prepa-.-e  a  map  of  a  1. ).  hydravt  locations  and  Indl-^ats 
their  f/.ow  and  pressure  test  itta. 

7,  Inspect    oil    fiire    hydrants    st    least    once    each    year    to 
dete-.uine.    cheir    cond:!flon    and    flow    capabilities. 

8,  Acqulte    fociiu    firs    fighting    equipment    for    oil    truck 
tsccidr.nc:    protection,. 


ElfcCtri'-.al    Syr;  tern 

A    cotnple-e    engineering    study    of    3>liaa's    entire    elecCrictl 
!-.  v's- 1 em   should    be   made    to    up-date   maps    of    the    system,    to    plan 

Increa'sed  capacity  of  the  system  and  to  eliminate  ou;;- 
ed  equipment  ajid  distribution  liaes^   In  the  future  the 
y  will  need  to  increase  the  primary  line  voltage  from  42CO 
ts  to  7200  voltSc   This  change  will  require  replacemerit 
all  transformers  and  pole  insulators  resulting  in  a 
mendoUJ  expanse  to  r.h?  city.   Therfcfore,  Selma  should  bsgic 

to  budget  funds  to  enable  this  change  Co  occur  when  :t  is 
ded  by  the  urban  growth  of  the  community. 
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S c r eet  L i ghtlag  Syst em 

1.   A  pl;,n  of  the  city'S  entire  street  lighting  sysiest 

should  be  made  and  the  system  accurately  mapped..   A.11 
residential  streets  should  hare  at  least  2,500  j«;ren 
iighcs  while  the  thoi- ooghf eres  will  need  6,000  luwer. 
lights.   The  central  bu.'sinesi  district  area  should 
contain  20,000  lutn«n  lights.. 

2o   The  vTooden  poles  In  the  ce-itisl  business  district 
should  be  replaced  v/ith  metsl  poles  to  improve 
the  eppearance  of  Selma's  main  street. 


Thfc  City  Garnt,e 

The  city  should  design  and  construct  a  new  city  ga-age 
to  house  the  vehicles  of  the  Street.  Water,.  Sevjer,  San:'tatJon 
and  Electrical  Departments  of  t.'x&    citj'. 


The  S  ~.  r e e  t  Sy  r-  fc en 


Approximately  nine  miles 
the  first  time  '>y  i^fSSi 


streets  must  be  ?aved  foe 


2,      Apprc.Kiiria  tely  C  .,  5  cile  o.f  naw  major  thorou;;hf  ar  e  rru  s  S 
be  constructed  by  1935. 


3.   Resurfacing  of  at  least  10  percent  of  the  city's 
total  street  sytcem  e'J"-  - -^  accomplished  each  yeaj 
in  order  to  keep  pact  slcal  deterioration 

of    the    sizreetSo 


4<.   Selma  aust  establish  future  street  lines  for  Its 


thoroujhf ares  and 
of  these  streets 
map  rcuat  be  pre  pa; 
and  tfcelr  future  ~ 


ihc    future  righ ts-of -waj 
. .rhment.   An  official 
ting  the  thoroughfares 

■  way. 


Sefuse  Collection  and  Disposition 

lo   Selma  should  begin  to  establish  a  sanitary  landfill 
program  for  refuse  disposition, 

2„      A  landfill  site  of  four  to  six  acres  should  be 

purchased  and  a  bulldozer  and  operator  should  be 
acquired  to  perform  the  worko 

3.  By  1985  the  present  four-man  crew  and  two  trucks 
should  become  an  eight-man  crew  with  three  trucks. 

4.  A  garbage  collection  fee  should  be  established  to 
finance  the  sanitary  landfill  program. 

Water  System 

lo   Provide  storage  for  an  additional  400,000  gallons  of 
water  as  soon  as  possible  and  add  another  500,000 
gallons  storage  by  1985o 

2.  The  treatment  capacity  should  be  Increased  by  200,000 
gallons  to  meet  the  needs  of  1985. 

3.  A  complete  engineering  study  of  the  entire  system  is 
Co  be  made  to  provide  adequate  mapping  of  the  system 
and  means  of  long  range  expansion  capabilities. 

4o   The  city  should  construct  a  "loop"  system  of  major 

truck  lines  to  provide  for  adequate  expansion  capfbil- 
itlesc 


Sanitary  Sewerage  System 
I. 


The  elimination  of  all  possible  sources  of  storm  wata- 
infiltration  should  be  Selma  »s  primary  concerr-o   This 
would  involve  a  complete  investigation  of  the  entire 
system  with  a  possibility  of  line  replacement,.   All 
storm  drainage  lines  should  be  removed  immediately 
from  the  sanitary  eystamo 


2o   Selma  should  begin  to  install  a  "loop  sewer  main" 
which  would  encircle  the  entire  community. 

3.      A    coifljilete    sngiv-eerinj,    study    should    be    made    to 

determine  sources  of  infiltration,  the  condition  •-•' 
existing  lines,  the  location  of  possible  line  rc- 
placapient,  the  featibility  of  the  "loop"  trunk  i.  i  i.; 
and  the  location  of  new  lines  needed  for  adequate 
sarvlce  to  present  developmant o 


Storm  Sewer  System 

1.  Selma  nseds  t 
the  o  i  t  y  a  n  i? 
planning  of  i 


set  of  topographic  maps  of 
lie  planning  area  for  the 
jy St  ems » 


The  area  v7est  of  the  central  business  district  I'hiult 
be  studied  to  insure  the  proper  drainage  of  storm 
water  so  that  surface  run-off  can  be  properly 
directed  to  prevent  flooding  in  other  portions  of 
the  city.   This  area's  problems  should  be  considered 
in  a  total  storm  drainage  plan  for  the  entire  city> 


Civil  Defense  and  Rescue  Squad 

1.,   Selma  should  form  a  volunteer  rescue  squad  as  a  pr.rt 
of  the  fire  department. 

2.   Civil  defense  activities  should  be  expanded  to  include 
public  education  and  training  for  emergency  situaiilor.B 


Library 


1.  Selma  should  relocate  its  library  in  the  central  ba^irieft! 
district  near  the  Saeford  and  Anderson  Street  inter- 
section, 

2.  A  circulation  prcsotion  drive  should  be  established 
immediately  and  a  program  of  book  acquisition  should 
be  established^ 

3.  The  city  should  employ  a  trained  librarian  or  It  sboulr. 
provide  a  means  for  the  present  librarian  to  secure 
furthf.r  training  so  t         i.ibrary  may  be  operated 
according  to  State  s'. 
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•  chocla 


1.  The  construction  of  thrte  new  classrooms  at  Richart; 
B.  HairriGon  .School  sho-ld  be  beguio  immediately, 

2.  The  iietr  high  school  between  Seliaa  and  Smithfield 
should  accommodate  at  least  275  students  from  Selttir. 
or  the  eciuivaient  o.J  eleven  classrooms. 


Perks  ai>d  Recrgqtio» 

1.  The  following  park  sites  wero  recommended  for 
iatnedlp.te  acquisition: 

a.  Playground  -  corner  of  Anderson  and  Massey  StrcEte 
<^  acre). 

b.  Houard  Field  -  outside  city  limits  on  north  slie 
of  the  City  between  Webb  end  Pollock  Streets 
(4-5  acres). 

c.  George  Estate  -  corner  of  Lizzie  and  Sellers 
Streets  (2%  acres.;, 

d«   Coi-ner  of  Jone3  and  Heseey  Streets  (1/6  acre). 

a.      ?ormsr  Little  Ljagvia  Ball  ?leld  -  on  Lizzie  Strc.-at 
near  Corbett  St-eet  <1  acre). 

2.  The  budget  of  the  Rjcre.ation  Department  should  be 
increased  yaarly  until  it  reaches  a  per  capita 
expenditure  of  three  to  fcur  dollars. 

3.  Selma  should  sat  its  park  land  standard  at  one  acre 
of  park  land  for  every  100  people  in  its  total 
population,  7his  would  require  a  total  of  30  acre? 
of  land  now  and  a  total  of  50  acres  by  1985.  This 
would  require  immediate  acquisition  of  approximate  I. 
25  acras  of  park  land  ir.oluding  the  suggested  site- 
listed  above. 

4,.   A  prog.-ac:  of  park  lav^d  development  should  be  est-b;.  l^h' 
ed  to  insure  the  proper  use  cf  all  park  land  ac-iuir  2d 
by  the  city. 


10 


NEICHBOltHOCD    ANALYSiS 

JANUARY,    3.965 

SUKKARY    AND    CONCLUSIONS 


S  iiii\.-n3ry 

The  Neighborhood  AnalyEis  has  exEmined  the  physical, 
sociiil,  and  econoalc  charact  er  lat  ios  of  the  residential 
areas  of  Selirf..   Environinenta  1  characteristics  which 
adversely  affect  living  condicions  have  been  examined  and 
delineated-   As  can  be  seen  from  the  evidence  presented, 
these  adverse  conditions  are  coricentrat ed  primarily  In 
certain  study  areas.   Four  of  the  study  areas,  numbers 
1,  4,  5,  and  6  each  contain  a  Isrge  number  of  deteriorated 
dwellings  and  poor  ervironmenta 1  conditions.   Study  Area 
2  shows  sotae  ctgns  of  beginning  deterioration,  and  Study 
Area  3  reveals  almost  none  at  all.   Neither  of  these  latter 
two  study  areas  have  aany  detrimental  social  conditions. 

An  exaiaiiiation  cf  family  characteristics  reveals  that 
Study  Area  6  rates  the  lowest  in  education  and  income. 
Areas  1,  4,  and  5  also  have  relatively  low  education  and 
income  levels.   Area  2  has  a  better  rating  in  these  two 
factors,  while  Area  3  compares  favorably  with  almost  any 
aref.  in  the  stste. 

Seltna  is  elready  attacking  blight  and  slum  conditions 
through  its  puMlc  housing  program  and  through  code  enforce^ 
went  of  existing  town  ordinances..   Much  work  must  yet  be 
accomplished,  however,  before  aa  active  and  continuous  urbf  ri 
ranewal  pvogrtm  can  be  brought  into  existence.   This  report. 
1?  a  beginning  step  in  developing  a  comprehensive  program  end 
i;  provides  sci:;e  insight  into  the  scope  of  such  an  under- 
takings,  Prel  iciinary  renewal  treattaent  plans  have  been  pro- 
posed and  certain  areas  have  be-Eti  recommended  as  future  urt?n 
rsnewal  projects. 


Conservation  end  Rehabilitation  Areas 

Chapter  III  of  the  Neighborhood  Analysis  designates  tie 
specific  type  or  urban  renewal  treatment  recommended  for  e^ ch 
raeidential  area.   In  those  areas  where  conservation  treatEcni 
is  recor.mended ,  no  federal  aid  is  needed..   However,  federal 
a-;sl3terc2  is  needed  for  parts  of  Areas  1  and  5  where  re- 
habilitation treatment  should  h&    employed.   To  qualify  for 
federal  assistance  in  thece  areas,  special  rehabilitation 
projects  must  be  set  up  and  a  program,  such  as  the  one 
dssCiibed  in  Chapter  IT,  carried  out. 
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gptentlal  Clearaaca  and  Hedev e_lo£5iS t^t  Projac i: s 

Feur  area-,  ere  recomraended  ar  potantiaL  Urban  Reneiial 
Redevelopment  i'roj-^"''  '  "^  Oliapter  122.   These  areas  are 
labeled  A  through  priority  rating  Is  intended  by 

these  dsE  igr.a  "•.'.oil  a  .        of  Che  axees  could  be  redevelopec  at 
a  Sep;  '         ecC.  Tuxae    of  thee,  arc  -.nside  the  city  Hid'  ;r>. 
while  -         just  outeldeo   The  area  outside  abuts  the  mvnlc- 
ipal  bojndary,  and  lies  within  a  laj-ger  area  that  will  prol  Jb).y 
be  anne:ced  in  V.he  near  future-. 

All  of  thase  areas  are  cii'iracter ised  by  substandard 
housing,  unpaved  streets,  general  absence  of  complete  plumb- 
ing, and  dilapidated  outbuildings.   The  percentage  of  sub- 
standard housivig  runs  about  67  percsnt  in  each  area,  qualifytijg 
them  for  renewal  treatment  under  state  law. 

It  is  assumed  that  if  Selma  undertakes  such  projects, 
that  federal  assistance  will  be  used,  for  the  City  cannot 
otherwise  finance  such  a  progratn.   Because  of  the  very  poor 
environmental  conditions  prevailing  in    these  areas  it  Is 
strongly  recomcierded  that  the  City  undertake  such  a  program.. 


Further  Considerations 


Specific  Pteps  that  Selma  could  tuke  or  initiate 
imr.ediately  to  strengthen  tha  beginning  campaign  against 
urban  deterioration  are: 

lo   Revision  of  the  stre^st  paving  assessments  formula 

with  the  city  assuming  part  of  the  cost.   At  present 
all  of  the  costs  for  paving,  curbs,  and  gutters 
is  borne  by  property  owners ^ 

2„      Preparation  of  a  series  of  articles  in  the  local 
newspaper  highlighting  the  problems  and  potentials 
of  Selma  and  giving  publicity  to  the  findings  of  tht 
neighborhood  analysis- 

3o   Encourage  the  redeveiopmenc  study  ccmmittea  to 

continue  to  investigate  the  feasibility  of  a  federf'.l  = 
iy  aided  urban  renewal  program  and  to  coordinate  i^.l 
renewal  activities;. 

In  the  event  the  City  decides  to  undertake  an  urban  r  j-- 
development  project,  such  a  committee  might  be  designated 
the  official  Stlma  Redeve lopmant  Commission. 
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A  SUMMARY  OF  PUBLIC  IKPROVSMEHX  RaCOHMENDATIONS  FOR  THE 
PUBLIC  IMrROVEMKcJT  PROGRAM 


A  SUMMARY  OF  PUBLIC  IMPROVEMENT  HEGOMMENDATIONS 


Studies  Co  be  made: 


a,  CompIC'ts  engineer:'."    "■  '^■'.s  of  the  water,  oanicarv 
sewer,  storm  s«Ker  rrlcal  systems  should  b  : 
made  and  they  shou '        ifiawed  yearly  by  a  qualxfled 
engineer  to  determins  improvements  to  be  made^ 

b.  A  detailed  thoroughfare  plan  designating  rights-of- 
way,  traffic  load,  purpose,  etc. 

Co   A  study  to  establlch  future  street  lines  on  an 
official  map  so  acquisition  of  rights-of-way  can 
occur  before  urban  deveiopmcnt  occurs. 

do   A  study  of  surrounding  urban  area  for  possible 
anne:tatlor>. 

a.  A  redevelopment  plan  should  be  made  of  planning  aross 
1,  4,  5,  and  6,  and  a  Hedevelopment  Comnlssion  should 
be  eatabllehed. 

£,   A  plan  must  be  made  for  the  city's  entire  street 
lighting  system. 

g,   A  comjnlttee  is  to  be  established  to  study  :he 

feasibility  of  a  parking  authority  to  provt'.de  off 
street  parking  in  the  central  business  dlsV.rict. 

h.  A  detclled  plan  is  to  be  made  of  all  the  c.ty't 
sidewalks  so  that  a  program  of  constructloi.  catj 
be  begun. 

New  Personnel 

a.   By  1970  employ  the  following  additional  persor.'.sl- 

<1>   A  full-time  tax  collector 

(2)   A  full-time  assistant  city  clerk 

OJ   A  full-time  utility  mater  reader 

<4>   A  full-time  off.lca  clerk 

(5)  A  full-time  assistant  clerk  of  court  -  '"adio 
operator 

(6)  A  part-tima  clei'k  of  court  and  radio  .pereto" 
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^7)  You:-    part'tiae  ^c'uooi  crossing  attendants 

■fS)  T^c  f  ull -i-.ime  policet-iea 

(9)  Two  full-time  fir^iiicu 

(10)  Eaip\oj'  3  trcctor  ope.'?ai:or  for  the  Streat  Depr  rt  ro.nt 
b»   Employ  the  following  aiitl ii; iona  1  personnel: 

(1)  0.ie  full-tiae  jtiHty  ':ueter  reader  by  1980 

(2)  T;;o  part-time  school  crossing  attendants  by  198  5 

(3)  Onp  full-tlm-s  city  cre.^?3urer  by  1980 

(4)  One  full-time  offica  clerk  by  1980 

Co   Increase  the  number  of  voLunteer  firemen  from  20  to 
30  by  19:'0  and  to  45  by  197  5, 

d^   A  bulldor.er  operator  must  be  hired  for  the  sar.itai-r 
landfill  operation. 

e.  Employ  four  men  for  refuse  collection  by  1985r 

f.  A  trained  librarian  is  to  b  r;  hired  or  opportunity 
provided  for  the  training  r.itsded  to  enable  the 
present  libraxien  to  aiect  State  standards. 

g.  Employ  s  full-time  assistant  building  inspector-. 


3  .,      New  Equipment  Purchases 

a »   A  yearly  program  for  acquisition  of  mlscellaneovs 
police  equipment  should  be  begun  immediatelyo 

be   Purchase  an  additional  police  car  by  1985. 

c.   A'urchase  an  additional  prircary  pumper  for  the  firt 
department  by  197 4o 

d»   'Purchase  a  foam  machine  for  the  fire  department  bj 
?.970c 

er.   Purchase  a  bulldoser  for  the  sanitary  landfill 
operation, 

fo   PurchaS'j  an  additional  neu  refuse  collection  truck 
by  198  5. 
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g~   Purchase  a  resent  vehicle  for  the  proposed  rescue  ^ii.ad  ~ 

ho   Purchase  a  new  tractor  with  a  back  hoe  and  f ront-e.ii-i 
ioadei'  for  the  street  departaient. 

i.   Purchase  a  new  dump  cruck  for  the  street  depa  rtr,K;ri  :  ena 
replace  it  every  ti.ve    years. 

j.   Purchase  new  street  lighting  fixtures  in  accordan. u 
Mich  the  street  lighting  plan, 

k,   Replcce  ail  vehicles  which  ;::e  five  years  old  or  o.ctr, 

4.   Na>^  Property  Acquisition 

a.   The  acquisition  c£    right6-of  way  i'or  the  proposed 

extenelon  of  Oak  Street,  southward  to  Anderson  Sti.-ciet 
and  or.  to  Interstate  I.«95,  and  th«  extension  of  W.jl  t 
Street  southward  to  Ricks  Road  ano  on  to  Interstate 
I-95o 

b»   A  sanitary  landfill  site  of  four  to  six  acres  muar  be 
acquired  immediately^ 

Cj   A  new  library  site  located  downtown  Is  to  le  accu  li ed 

d.  The  following  park  sites  are  for  immediate  acquis.v;!  ^^• 

(1)   One^half  acre  playground  -  cornev  of  Anderso;  '^-''c 
Kassey  Streets. 

(2>   Howard  Field  ~  outside  the  city  limits  on   le 
noi-thside  of  the  city  between  Wei  b  and  Po.'ock 
Streets  <4-5  acres', 

(3>   George  Estst?  -  corner  of  Lizzie  and  Sel.ers 
Streets  ( 2\   acres). 

(4)  Ona-sixth  acre  playground  -  corner  of  .ones  an-' 
Massey  StreatSo 

(5)  Foroier  Liti-j.e  League  Ball  Field  -  on  1-  zzie  Si.;:i:Lt 
vicar  Ccrber.t  Street  ^1  zctq]  a 

These  sites  total  approxim;;  teiy  9  acres.  'he  citj  nac  d-3 

at  least  6  mors  acres  now  aad  20  more  by  I   85,   Ttes;; 

26  acres  are  for  ccJESiunity  parks  a'^d  are  t;  be  in 
parcels  of  10  to  15  screSi, 

e,  Obtain  e  view  site  for  the  proposed  nev  cr'ty  garagt  • 
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5»   Major  ConstruC':loa  i:o  be  Undeytaken 

&.   Many  of  the  streets  south  of  »-.hc  Southern  Railroad 
tracks  and  east  of  Mebb  Street  need  to  be  paved. 

b.  Construct  a  new  municipal  building  in  accordance 
with  the  preient  plans  to  house  admlnistratlv". 
fire  and  police  furictiona. 

c.  A  new  city  garage  Is  needed  Imaedtately  for  the  utilities 
and  street  department's  use. 

d.  Approximately  9  miles  of  new  streets  must  be  pcved  by 
1985. 

e>   By  1985  0.6  mile  or  new  major  thoroughfare  must  be 
built. 

f.   The  city  must  resurface  at  least  10  percent  of  Its 

total  street  system  yearly  to  keep  pace  with  pavement 
deterioration. 

go   Construct  water  atoijage  facilities  for  400^000  gallons 
of  treated  water  as  soon  as  possible  and  add  facilit:'ves 
for  500,000  more  gf-llone  by  1085. 

h.   The  water  treatmer.:  plant  capacity  is  to  be  increased 
200,000  gallons  by  1985. 

i.   A  major  "loop"  distribution  line  is  to  be  constructed 
to  encircle  tha  o-ity  for  future  expansion  capabilities 
of  both  the  wate;  and  sewer  systems. 

j.   New  sanitary  sewer  lines  are  to  be  constructed  to 
replace  old  lin/s  which  are  a  major  source  of  storm 
water  infiltrat  on. 

ko   Major  construcjion  of  storm  sewer  linas  is  needed  to 
insure  the  prcention  of  flooding  in  some  portions 
of  the  commuai'yo 

1,   Install  stree;  lighting  in  accordance  wij;h  the  proposed 
street  lightlJg  plan^ 

m.   Construct  "Ic/p"  lines  in  the  water  system  to  eliminate 
"dead  ends"  si  better  circulation  and  fire  protection 
will  result. 
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^-      Major    City    Pro.jectj    to    be    Completed  Raleigh 

a,.   The  .-.entral  baciaess  JiaCrict  is  in  need  of 

parking  area  and  some  means  of  providing  this 
parking  should  be  provided. 

b.  The  Centra?.  Business  D;airict''8  appearance  retcj 
to  ha  evaluated  and  a  means  for  ''face  Liftiag' 
provided. 

c.  Th-j  entire  planning  arts  of  Selma  needs  tc  be 
muppad  J^opogcEphlcally  for  engineering  plennli.g 
purposes. 

d.  Annex  the  areas  suggefsted  by  the  proposed  annf-x  at  ion 
study  and  provide  then,  with  equal  municipal  Sfi/Ices, 

3o   An  e-iipanded  recreation  p-ogram  Is  to  be  established 
vith  a  higher  tax  rate  for  recreation, 

fo   Establish  and  enforce  a  sonlng  ordinance  vhicK 

will  serve  the  total  urban  area  Including  the  cl?.y 
and  Che  extraterritorial  area. 

go   The  rehabilitation  of  ?tudy  areas  1  and  5  (se^  the 
Netghborhoc   '     -^  Ls  Report/  and  the  renewal  of 
Areas  A,  B,        .'    in  this  order  of  occurrence. 

h.   Begin  an  incentive  program  for  policemen  who  vflsh 
to  further  thiitr  education  and  police  trainings 

lo   The  establichtaent  of  a  police  firing  range  shcvld 
be  begun  imtnedla  tely  . 

J»   A  conmunity  safety  program  should  be  es  tab  1  isJ"  .2  d  iy 
the  police  d«T8ri:irent., 

ko   Prepare  a  map  of  all  hydrant  locations  Indicatiig 
their  flow  capacity  and  the  area  they  protect} 
also  indlcafe  the  need  for  additional  hydrants, 

5.   Inspect  and  test  all  fire  hydrants  yearly  and  ;-ecrrd 
the  /results. 

la,   A  Selma  Rescue  Squad  is  to  be  established  as  e    part 
of  the  Selisa  Fire  Depai-tmsnt, 

Uo  Ci^fii  Defense  training  activities  should  be  ir- 
cressed  to  enable  the  general  public  to  be  pre- 
pared for  an  emergency  situation., 

c.   The  parks  and  recreation  budget  should  be  apprcs- 
iniately  thrsa  to  four  dollars  per  capita  yearly.. 
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p„       A    fuT'd    must    be    c  stab  I  ifihed    for    the    converaion 
of    the    electirlctl    systeta    f  '    '      '-"'•;    volts    to 
7200   volts    In    i^;eOc. 

q-   Obtain  special  tec.islation  allowing  the  city 

to  e;fablisb  future  street  lines  and  to  ac^u  r 
iv-isre.    right  G -of -vrey  for  the  thoroughfare  pliO 
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FIVE  FISCAL  'iEAR  PSBIODS 


1.  First  Two  Year  Period.  July  l^  1967  to  June  50,  1969 

2.  Second  Two  Year  Period,  July  I,    1969  to  June  30,  1971 

3.  Third  Two  Year  Period,  July  1,  1971  Co  June  30,  1973 

4.  First  Seven  Year  Period,  July  1,  1973  to  June  SCj  1980 

5.  Second  Seven  Yaar  Period,  July  1,  1980  tc  June  30,  1987 


"A" 

FJEST 

TWO  YEAR  FISCAL  PER I OP 

July  1,  1967  to  June  30.  1969 


S'-ud1e.^  t-.o  be  Msde 


An  en  Si         study  i;i  r.o  be  made  of  the  city  ? 
entire  water  5;,ftem  to  recommend  replacemer.t  oi 
old  lines,  to  expand  the  system,  to  plan  "locp' 
lineR  for  circulation  and  fire  protection  and  ( c 
provide  for  the  future  construction  of  additloif-l 
storage  facilities.   This  study  is  needed  Inntcc i  - 
ately  to  enable  the  city  to  begin  to  correct  tie 
many  dead-end  lines  and  ^o    up-grade  the  wat;er 
•  ysteni  for  fire  protection. 

An  annexation  study  should  be  begun  Immediately 
to  determine  the  feasibility  of  annexing  the 
adjacent  urban  areas  and  providing  them  with 
equal  municipal  servicss^   This  is  needed  so 
that  Selma  can  continue  to  expand  as  urban  de- 
velopment occurs, 

A  plan  must  be  made  fo;"  the  city's  entire  «tteft 
lighting  system.   This  is  felt  necessary  in  orcer 
to  provide  the  comnuntty  with  modern  street 
lighting  and  to  help  eliininate  many  of  the  un- 
attractive wires  forme-rly  necessary  for  street 
lighting.   This  would  be  a  ir.ajor  portion  of  an 
overall  urban  beautif icat ion  program  within  the 
cowniunity  . 

A  detailed  thoroughfara  plan  is  to  be  made  to 
designate  r  ighr  s  .-of-vray ,  traffic  loads,  street 
purpose,  etc.   This  plan  would  also  establish  er, 
official  map  daeignafcing  future  streets  and  their 
rights-of-way  zo    that  ac  n:;  is  tt  ion  of  these  rights- 
of-.wa/  can  ocruz  before  jrban  development  occuiSa 

A  detailed  study  of  central  business  district 
parking  problems  Is  to  be  made  with  recommendation 
to  establish  a  parking  s\'->?.orIty  to  provide  off- 
sfraet  parking  in  the  c.  :  bislness  district. 

This  is  felt  to  be  need        .  ately  to  prevent 
the  spread  of  comuiercia  ■.  ■- u  l  j  v  j.  cy  to  other 
locations . 

A  detailed  plan  for  sidev-alk  construction  Is  to  bs 
prepared. 
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New   Personnel 


1„  Emplo/  a    full-Ciaie    uflltty    '  adcr, 

2,  Employ  four  pe.Tt-i.irae    school  croi:'".ing  attendant  s^ 

3..  Employ  e    fisll~r.lcis    flreiuan. 

4c  Employ  fi  tractor  operator  for  the  street  departr^i 

5,  Employ  a  bulldozer  operator  for  the  sanitary  Ifvd- 
fill  opp.ratlon  , 

6^  Employ  a  new  policeman. 


New  Equipment  Purchases 

1,  Purchase  a  new  tractor  with  a  back  hoe  and  froi» 
end  loader  for  the  street  department  and  establish 
a  prcj?ram  of  replacement  every  five  years* 

2,  Purchase  misf  el  latieous  equipment  for  the  police 
department  riot  guns,  tear  gas  guns, 
flngei'prin:         .prngnt  and  polaroid  camera, 

3,,   Purchase  a  nsw  dump  truck  for  the  street  departs 
inert, 

4,   Purchase  new  6,000  li~«-  lights  for  tnstallati<r 
en  the  city's  majo  •        -hfares  in  acfcordanct 
with  the  street  ll;',         an. 

5<,   Purchase  a  bulldozer  for  the  sanitary  landfill 
opera  tion^ 

6-,      Purchase  a  rescue  vehicle  for  the  use  of  the 
rescve  squad. 


N r f  Property  Acqutsitioa 

1.  Acquire  a  new  sanitary  Ic.ndfill  site  of  forr  tc 

six  acrasr. 

2,  Acquire  nine  acres  of  park  land  as  designated  -i 
the  Community  Facilities  Plan. 

3    Obtain  a  nex^-  site  for  the  future  construct '.on  ol  the 

new    city    garssSr 


^C    ■ 


Major  Construction  to  bg  t'adertakgn 

lo       Thr.    '.npaved    strGst:.    t?ou2:h    of    i.  iii  ■ 

anc    iast    of    WebL'    Street    scioiild    be    paved- 

2,   Res  u:  face  10  pe:.->:eEt  of  Che  city  s  total  st;ae 
system  yearly  to  kaep  pace  with  normal  pavamen  ; 
del ev  iorat Ion , 

3o   Ccr.Btruct  facilities  for  the.  or        r  400,00) 
gaMi.ns.of  trea'.:ed  wate;:, 

^c   Gorsii-u -;"  "■ir.r,,^'  1  ■  n -=  c  ■,•  r,  tj^^g  water  system  to 
prcvid.  Oil  and  fire  protection, 


Major  City  Proi 

1,  The  ci  Parking  Authority  o- 

other  -_-■_   .   .---  c  cff=-3fcreet  parking  li 

the  central  busir.ess  district  area. 

2,  The  city  lo  to  appoint  a  committee  to  study  th  i 
apfsarance  of  the  central  business  district  an i 
recommend  steps  the  clt-'  and  the  property  ov-ue  *>! 
can  take  to  improve  Seine's  downtown^ 

3,  The  city  Is  to  hold  a  special  election  to  esta).lsh 
fi  tax  for  recre.itlon  so  an  expanded  program  of 
recroation  and  perk  land  acquisition  can  ba  pu-yjed. 

4o   Adcp'i  eba  proposed  zoning  ordinance  and  provid  j  for 
strict  snforcaincnt  throughout  the  entire  cooiMui:.tj  , 

5.  The  city  is  to  est-:        pay  incentive  for  pi'.icj. 
niec  to  continue  the  i        .tion  and  trainingo 

6.  The  cBtablishinent  of  a  police  firing  range  shoiLc 
be  initiated  imKcdiaiely .   This  could  be  acconn  1?,  h. 
ed  with  the  agsistance  of  other  law  enforcasien  : 
agencies  in  the  ?;rea. 

7.  Th£  Police  re.pai-tiaetil;  is  to  establish  a  coma.un.::) 
safety  progrs-ji  itnaadia  te  ly  , 

8  (,   A  r.iap  is  to  be  ua  i' k    of  ail  hydrant  ';    '   ^  i  i. 
dicatlng  their  condition  and  flow  r-         hl5 
map  '<7culd  also  be  used  in  e  yearly  i:. ..,..,.;. en  3 
all  hydrants  to  determina  their  ef f activensss . 
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9p   A  Sebia  Rercuo  Squa.i  as  a  part  of  the    fire  dspar: 
meni;  .5  to  bo  created  immediately.   This  group 
may  elSo  be  a  part  of  the  Civil  Defense  progran 
and  a■^    such  would  be  eligible  to  obtain  federal 
sr.i-plus  vehic.leso 

10a   Civil  Defense  triiaicg  activities  should  be  ir.^ 

creased  to  enable  the  gereral  public  to  be  prejai 
for  an  emergency  situatior., 

11.   A  fund  i3  to  be  sstabiished  to  provide  for  majcr 
improvements  in  tiac  city's  electrical  system  ic 
accordance  with  the  proposed  plan  as  Indicated 

in  f iyc: "       -d  "C"  below. 


12< 


The  c'.t 
it  to  : 
these  r 


seek  special  legislation  to  allc. 
future  street  lines  and  reserve 
way  for  p-oposed  thoroughf aras ^ 
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"B" 

SEGOMr' 

TWO  YEAR  FISCAL  PERIOD 

July  1.  1969  to  June  30,  197  1 

Studies  to  be  Kade 

1"   Ar         T-ing  study  la  to  be  cade  of  the  cii.y  i! 
eK         Itery  ^ewer  system  to  determine  Ch(t 
Icca.'  ion  of  storm  water  infiltration,  the  loi:a;:lon 
and  extent  of  old  lines  which  need  replacement, 
thp  vf^r.'A^hii     ;-v  of  a  major  "loop"  trunk  li'ie 
6'"  and  the  espansion  needs  of  the 

ne;  to  areas  of  expected  developmt  n;:  . 

This  study  is  consldared  extremely  important  aj  tha 
sewage  dispoaal  plant  is  taxed  to  capacity  mrny 
times  each  month  because  of  infiltration,  anci  hb 
the  city  grows  there  will  be  a  need  for  a  laiger 
treatment  capacity.   The  present  plant  is  cajnula 
of  providing  the  city's  needs  during  the  plamtnj 
period  provided  the  infiltration  is  limited  to 
normal  standardc^   Secondly,  it  is  cheaper  to 
install  new  sewer  lines  than  it  is  to  construci: 
new  treatment  facilities, 

2.  A  redevelopment  plan  is  to  be  made  for  study  a;.-€as 
one>  four,  five  aad  six  as  outlined  in  the  ntij;lbo>:- 
hcod  analysis  report.   This  plan  should  make  d^ji  initr 
design  proposale  for  redevelopment  areas  and  if: 
should  designate  are.-is  .-.or  rehabilitation  actior. 
with  a  suggeated  program  of  action  for  both  tho 

city  and  the  property  ov.-ners  of  the  individut  1 
study  areas^ 

3,  Continued  evaluation  of  the  city  s  storm  drainaj^e 
systein  should  occur  yearly  so  that  major  impto^'e- 
mcnts  may  be  made  on  a  yearly  basis.>   These 
Improvements  may  include  the  construction  or 
clean-out  of  drainage  ditches^  the  construction 
of  new  stora;  sever  lines  and  the  improvement  of 
catcfa'-basin  locations  so  that  maximum  drainafs 
efficiency  may  be  a  reality-, 

4o   A  rei'va  luation  cf  the  water  system  plan  is  tc  bv 
made  yearly  by  e.  professional  engineer  to  inf-u:-f 
the  proper  eatension  of  trunk  lines  and  that 
proper  "looping"  of  lineg  occur  for  maximum 
circulation  and  fire  protsction  capabilities. 
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Hew  Personnel 

1  c.      EcxpLoj-    a  f I!  1  l-.t ii-'P    Lax    collectojTo 

lo      Emp^ov    a  f u  1 1 -tiiae    as^i^tant    city    clerko 

3»      Empjoy    a  full-tiue    ofiicc    cierk. 

4.       Employ    a  f  uU.  - 1  ime    utility    rteter    readero 

5  o       Etnp  ley-  . ''. :.  •:  etna  n  . 

6.  Employ  a  j-Uii  uine  assistant  clerk  of  court  ~  ratljo 
operator. 

7,  Employ  a  part-time  '"       •  clerk  of  court  -  rirtlo 
operator-, 

8^   Increase  the  r.umber  of  volunteer  firemen  from  t»ijn::jr 
to  thirty  mena 

9o   Employ  an  assififcant  full-time  fireman. 

lOo   Emo-ov  a  trained  librarian. 


Mew  Equipment  Purchases 

1.   Purchase  an  additional  utility  truck  for  the  f.im 
departmento 

2a   Purchase  a  new   refuse  collection  packer  and  rutlrc 
the  oldest  existing  truck,   A  program  of  replacsnent 
every  five  years  should  be  established^ 

3o   Purchase  new  vehicles  to  replace  all  city  veh.clrts 
which  are  fl\'e  yeers  old  or  older^ 


New  Property'  AcQulsition 

lo   Acquire  a  new  library  sita  in  the  central  bucin;'!.? 
dlst ric  t  area  = 

2o   Acqui->;e  the  r  ight  <>~of -way  for  the  proposed  exieiilcn 
of  OaK  Street  soi.thv7ard  to  Ar.derson  Street  anrt  on  to 
Int£r;-tate  1-95  and  the  extension  of  Webb  Strnec 
south.rard  to  Ricks  P.oad  and  on  to  Interstats  ■.-=9;).- 

3".   Acquire  a  minla:uw  of  ten  acres  of  park  land  as 
deslgrated  in  the  CotnTuunity  Facilities  Plan, 


Major  Construe i 1 o n  to  b -  U n d e rfcake n 

1.  Consfi-uct  a  n^\!   municipal  .  _ „  according  to 

proposed  plar3„ 

2.  Corc^r  ruot  nev  uewer  lines  to  replace  lines  tabit;- 
euf.fer  from  heavy  otorm  water  infiltration  ard 
elimiaate  any  ■;torm  drainage  into  the  aanitaty 
Bet-Ter  system. 

3.  I-asta  11  street  lig  accordance  with  the 
city*.-!  street  ilgh^       ,d„ 


Major  City  Frojects  to  be  Completed 

1.   The  city  is  to  have  topographic  mapping  made  oi: 
the  eatlre  community  including  the  planning  Br«a» 
These  maps  are  needed  ae  a  basis  for  development 
of  the  storm  eewer  plan  and  the  sanitary  sewer 
plan.   They  will  also  be  helpful  for  planssing 
new  etreets  and  fjubdtvlsions  within  the  communj.tyr 

2o   The  city  io  to  annex  all  areas  recommended  by  the 
anrtexation  study  recommended  in  fiscal  period 
"A  "  above e 
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"C" 

'■'HIED 

rWO  YEAR  FISCAL  PERIOD 


July  1,  197  1  ;;o  June  30-  1973 


Studies  to  be  M o d e 

I,   An  er.gineei  L  ^    - -y  i'  =■"  •>  be  made  of  the  city  s 
entlr-!  elec£rlc&l  system  to  determine  means  cf 
expanding  the  system  and  increasing  its  capacity.. 
Special  attention  should  be  given  to  dead-end 
circuits  which  should  be  interconnected  with  tl.e 
other  circuits  in  the  comraunityo   A  means  of 
decre.^sing  the  unaccountable  line  loss  should 
be  determined  and  corrective  tneasures  initiatec, 

2..   A  continued  yesrly  reeve  luation  of  the  previous 
utility  plans  is  to  be  made  by  a  qualified 
professional  engineer  to  determine  possible  cher.gea 
and  to  recommend  new  cor  scructicn,. 


New  Personnel 

Ir   Employ  refuse  collection  personnel  as  needed; 


New  Equipment  Purchases 

1,   Purchase  a  new  750  gallon  per  minute  primary 
pumper  truck  for  the  fire  department. 


New  Property  Acquisition 

lo   Acquire  a  minidua  or  1?  :  103  of  park  land  ac 
designated  in  the  <"- -  Facilities  Plan. 


Major  Construction  to  be  Undertake n 

1  _.   Const?:uct  a  new  city  gar&geo 

2.   Construct  storia  sewer  lines  a^  proposed  in  the 

mB.s:er  plan  for  storm  drainage  it;  the  entire  city^ 

*>--'-  ""  •  ty  Projects  to  ba  Completed 

TLe  rHhabilitsi-.ion  or  renevral  of  ft^  _  "teas 

rtc  omaended  i.n  ths  Neighborhood  AnaiysliS  sho:ild 

bs  3e5,un  in  accordance  vii-'a  the  plan  set  forth  in 
fisco'.  year  "B"  above^ 


SEVEN    YEAR    yXSCA.L    PaR:"OD 

}v,ly    1,    1.97?,    io    Jano    .^O,    1980 

Studies  to  be  Hade 

1.  Tlie    city    is    to    continue    Co    have    a    professional 
engir^er    to    evaluate    on   a    yearly    basis    the    plan.?    for 
»i.l    municipal    utilitieSo      Ha    shall    keep    the    aapE 
up~to-date    and    reconmietid    constructlor.    that    it 
needed    to    provide    ssrvlce    to    the    new   urban   are£.^'<> 

New  Personnel 

lo      Eirploy    a    full-cime    city    treasurer. 

2.  Employ  an  assistant  full-time  building  Inopectoto 

3.  Employ  f.  full-time  office  clerk. 

4..   Employ  a  full-time  utility  meter  reader^ 

Sa      Increase    the    number   of    \ciunteer    firemen    fieoir 
thirty    to    forty-five   men. 

New  Equlpaent  Purchases 

lo   Purchase  a  new  tractor  for  the  street  departnent > 

2<>   Purchase  a  new  dump  truck  for  the  street  departser.;: 
in  1974  and  1979, 

3,      Purchase  a  new  refuse  collection  packer  to  rep}..9C'S 
an  older  model  . 

4o   Purchase  new  vehicies  to  replace  existing  veVicJu?. 
which  are  five  years  old  or  oldero 


Mew  Property  Acquialtion- 

lo   Acquire  a  miniauia  of  16  acres  cf  park  lend  af 
designated  in  tin  Commufity  Facilities  Plar>, 


Major  Const  rucMon  :  k  an 

Is   Pave  a  niniDium  of  fiv.»  nlies  of  new  street,'*  t: 
ace  om-no  date  arrN?  urban  development. 
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2o  OD.cruct  0 ..  6  miift  oJ:  nr-w  major  thoroughfare  tc 
prcvide  a  coint  luuetlon  of  the  thoroughfare  plan 
anc'    ihe   reBullAni.    planned    traffic    circulation, 

3.  Coi  struct    a    m-tjor    "loop'    trunk    line    for    the    watr^ 
anr       ewer    eysten's    of    th?    ctfcy    to    provide    expans    cr 
o.:    cLe    8y»teoi!i.,    red    to    ntet    the    needs    of    new    ur    ,-t 
dee' opment „ 

4.  CotiCinue    to    recoiietruct    janltary    sewer    lines    In   tt 
elioct    to    eliminate    stom   water    Infiltration   an<; 

a    resultant    overloading    of    the    Sewage    treatment 
plant. 
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SF.VEN  YEAS  F'SCAL  rg?JCD 

J'.ly  1,  I98a  Co  June  JC.  1987 


Stueiea  to  I  a  Kadi 


Coii;pletely  new  plans  aajt  be  devised  for  all 
utility  services  to  insure  the  most  efflcienc 
anc  sconoaicai  provlai.ori  of  these  services. 
These  plans  ahould  provide  detailed  deslgiis  to 
meet  the  needs  of  the  community  for  a  ten  yeer 
peilod.   These  jlans,  onca  developed,  should 
be  reviewed  yearly  to  det:ercilne  poS9lbl« 
changes  and  to  keep  all  icapfi  up-to-date. 


New  Personng 1 

1.   Employ  two  part-time  school  crossing  attendants- 
2>   Emplo/  four  men  for  refuae  collection. 

Mew  Equlpmeat  ?urchaac'? 

1.  Purchase  a  rx^v   tractor  for  the  sewer  department.-. 

2.  Puichase  a  new  police  csr  to  bring  the  total 
nuir.b(>r  up  to  thrcte^  'Fhi.'i    Is  needed  In  order  to 
provide  patrol  service  to  the  newly  developed  £>.xeat 

3.  Purcbise  a  ne-r  dump  truck  for  the  street  departseac, 

^j.   Purchase  a  new  refuse  coilfcctlon  packer  to  rep'rce 
an  older  laodelo 

5,   Purchase  an  adr'it  loiel,  -iifuse  collection  pecker 
to  Increase  the  to         er  from  two  to  three.- 

6-.   Purcb-ise  new  voblcifeB  t,  c  replace  all  city  vehlcie.3 
which  are  fli^e  years  old  or  older. 


New  Property  A  rgulsttloti 

1.   Acquire  additional  land  for  the  sanitary  landfill 
opere*".ion  acrording  to  tbft  estimated  needs  of 

the  next  twentv  years. 


Kajor  Cons tr-jcf. ion  tc  bp  Undertaken 

1.   P«ve  a  mtnlaiuE  of  four  miles  of  new  streets  to 
accommodate  urban  development > 


2n      Cri'struct    facilUiea    fo.    the    storage    cf    500,000 
ga'lons    of    tr(.ac«ij.    wwtev- 

3.      (!c/'.r.i  ruct    rtv.-   water    tr &a  ftncnt    facHlr.ies    to    In.. 
ci-fifiie    the    j^rc.3-»at    piar!.t:t.    capacity    by    200,000 
gaj. Icoa   per    day. 
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